The ACCOUN T 


JOHN WADDINGTON, Eſq 


at the laſt April Meeting. 


1762. 


under the Care of William Brown, Officer thereof, ſubſequent to 


5 

| Receiver and Expenditor General for that Part of the Middle Level 
1 

* thelaſt printed Account, examined and ſettled with the ſaid Account 

a 


The ſubſequent Account of William Brown, from January 15, 1762, to April 


To repair and flag the South bank of Moreton's leame. 


O John Hamaway for 161 rods of gravel 
laid on the ſaid bank, 10 feet wide, and one 
foot thick, at 48. 2d. per rod 


To ditto for 5 rods of ditto __ on ditto, 15 
feet wide, and 1 foot thick, at 6s. 3d. per rod — 


4 To ditto for 142 rods of ditto 140 on * hc, 


de of the ſaid bank, 5 feet wide, and 1 foot thick 
at 25, 1d. per rod 


Io ditto for 4 rods of ditto laid on ditto, 7% f feet 
. vide, and 1 foot thick, at 38. 14d per rod 


Io ditto for breaſting 12, rods of the ſaid bank 
bear Standground fluice with earth from Tenter 


Will, on a 20 feet ſlope, at 1 3s. 6d. per rod, as by 
| Pwent 


0 ditto for carrying a gang load of gault from 
Aale, and laying it in one of the gits that = Bi o 19 0 


—— EY 


8 8 


en cut in the ſaid bank to drain the waſh where 
be new cut was to be made 


. Jo ditto for laying 2 lighters load of gravel on 
e ſaid gits 


** N bill and receipt — B. 1. N. 1. 


O O 


— — 


33 10 10 


I 11 10 


14 15 10 


O 12 6 


\ I gravel laid on the ſaid bank, 5 feet wide, and 
Woot thick, at 28. 19. per rod 


ha for 284% rods of gravel laid on ditto, 
e 


wide, and 1 foot thick, at 18. 10%d. per 26 13 54 


To ditto for 19 rods of ditto laid on ditto, 


eet wide, and 1 foot thick, at 38. ad. — F * 29 ir 
lo ditto for 313 rods of ditto laid on =] 16 101 
wide, and 1 foot thick, at 6s. 3d. —— g ; 


A 


67-22 4 


Tothe ſaid Hamaway and partners for 592 ma] 


Carried over — Eq 05 


A OD — goes 2 a 1 


ꝙ——h — —— — — 


60 10 9 


= CO —_ —— 
- . _ 


1 2 3 * 


[ 
Brought over — 101 3 oz 60 10 
To John Hamaway for ſpreading 686 rods of 
5 feet gravel on the flagged fide of the ſaid bank, 1 3 11 5+ 
at 14d. per rod | 
To ditto for levelling 139 rods of earth, taken 


out of the new cut and laid at the foot of the ſaid 

bank, fit to lay gravel upon, at 13d. per rod — 
To Wright Squire for deals, as _— : 

30 12 feet 1+ inch battens, at 13d. — 

© 12 feet redwood 24 inch deals — 

1 22 feet ſtout red balk — 
Together as by bill and receipt, B. 2. 8 ; 3 6 | 

| N. 2. 8. 


To William Ruſſel, carpenter, for the dams 10 


1 
O 
O 


the gravel pits, making a ladder, &c. as by bill 
and receipt — B. 2. N. 3. 
To Barnabas Brighty for 6 comb and 1 buſhel 
of rye graſs ſeed, as by receipt — B. 2. N. 4. Dit 
To Garrit Hunns for carriage of ditto from 18 pri 
Ramſey to Whittleſea, as by receipt, B. 2. N. OY = 
To Thomas Hicks for waggoning materials 
from the South bank of Moreton's leame to Guy- 
hirn when the banking work was done, two ſeveral 
times, as by receipt —— — B. 2. N. 6. 
In all as by bill and receipt — B. 2. N. 1. ——— 111 12 7! 


In all as by two general bills and receipts — — —_ — 1572 3 
Tl 
| | 3 | 
Eſtmate allotted 350 © © T. 
GC - * had | 


Expended as above - 172 3 42 Saving 641. 2s. 01d. the w 


Ditto as in the 


285 17 112 
printed account - ITE 14 | 5 17 11 


groun 
recetp 


To 


To finiſh a new cut 18 feet wide near the South bank 
of Moreton's leame. 


To Robert Brown and partners for 44 rods of | 7 
the ſaid cut made 18 feet wide at the top, 14 feet 18 o 01 
wide at the bottom, and 3 feet deep, at 48. 6d, 9 
per rod Z 

To a day's work of. 13 men cutting the fame _ 
into the old drain near Holiday's houſe, at 18. 6d.Y o 19 6 


per day | — — IO. 
To Henry Southwell, Eſq; for deals, as fol- 
lows: LA & 


50 14 feet 12 inch deals, at 18d. — 3 15 O 
10 11 and 12 feet red double deals, = 6 
28. 6d. 9 | 
Porterage — — b© 0. 6 "24 | 
Together as by bill and receipt — B. 3. N. 2. 5 ©. 8 


Carried over — 1518 2 — 172 3 ] 


US 4 ; 


. 


- hard Garner, wheelright, for mending) 
Kale _— as follows: for a man mending bar- | 
x. #8. $ barrow wheels, 7s. 6d. 12 barrow | 
Ko . 12 heads, 28. 8 dozen of ſpindles, 4s. > 2 2 6 
g Nr for the heads, 18. half a flit deal, 1s. 
1650 barrows, 11. 28. Together as 5 gb and 
Ts John Lamb, blackſmith, as lows 1 
barrow ſpindles, 38. 12 keys, 6d. ſpikens, 2d. 
6 bartow feet plating, 38. 12 plates for barrow > O 11 2 
rides, 28. plates and brads, 6d. Together as by | 


Brought over — 1 ; 18 2 . 


l and receipt ow B. 3. N. 4.) 
F ſn all as by bill and receipt — 7 3. ” "og Fe FE 
©- 46:6 
Eſtimate allotted — -- 80 © o 
L & d. 


Expended as above — 18 11 10 Saving 34. 168. 32d. 
45 3 84 


Ditto as 1n vey: 26 11 10: 
printed account - 


EMERGENCIES. 


To Emanuel Houſehold and partners for 15% 
days work deepening the drain in the gravel pits, 4-6 4 
at 18. 6d. per day 


To ditto for a day's work taking up a dam that 
had been made near Carrick's houſe for keeping þ 0-2 4 
the work in the new cut d — 
To ditto for a day's work branding materials - Wes 8s 
For fire to heat the brands withal — 0 0.4 


To William Page for catching moles on Stand- 
ground bank one year, ending at Lady day, as by“ O 16 o 
receipt B. 4. N. 2. 

To John Read for raking wreck off the South} 
bank of Moreton's leame from Baſſingley pits to 
Higgin's houſe, 7 miles3, at 28. a mile, 1 5s. 6d. 
earneſt 6d. 1 day's work raking of ditto a ſecond 
ime 1s. Together as by bill and receipt, 5 4. 
"ON — 13. 
To Robert Beeton for 2 hundred of ſedge uſed | 
to thatch the ſtables at Standground ſluice, as by 0 5 0 


receipt | 4. N. 4. 
To John Barber for thatching the ſaid ſtables 
& follows :—Three days himſelf and labourer, 7s. 
3 hundred of ſpits, 18. 8 bunches of thatch 
dope, 1od. Together as by bill and receipt, B. 4. 


— —— 


To Benjamin Stamford for ropes for the ſlakers 
1 Standground fluice, as follows: — 8 lb. of rope, 
8. 10d, marline, 6d. 281b. of rope, 11b. of? o 13 2 
wuline, 98. 10d. Together as by bill and re- 
ift — — B. 4. N. 6. 


Carried over — 49 7 — 


18 11 10 


141 


4 

Brought over — 4 9 

To William Ruſſe], carpenter, for work done at” 

Standground fluice, as follows :!One day's work 

of 2 men, 48. 21b. of nails, 10d. 8 ſlats for the 
rails, 43. 51 feet 3 inch plank, 3s. 22d. 7 feet | 

2 inch plank, 3s. 6d. 6 feet of oak ſcantlings, * BS 

7 by 5, 48. 2 days work of 2 men, 8s. 11b. of 

nails, 45d. Together as by bill and receipt 


— — B. 4. N. 7.3 ] 
In all as by general bill and receipt - B. .4 N. .ũlh4“ü.n: 
= '& S. d. 
Allotted for this diftrict —— 469 11 5 
L , 4. f 


Expended as above 196 12 8: « 3 Saving. 1031. 7s, 51d. 
Ditto as by printed & 160 11 ay 366 3 94 g 1031. 78. 7 
account — 9.55 


Charles Nalſon Ca 
Auditor. 


The ACCOUNT &d 


FOHN WADDINGTON, Fig 


Receiver and Expenditor General for that Part of the Middle Level 
under the Care of Jobn Kent, Officer thereof, ſubſequent to the 
laſt printed Account, examined and ſettled with the ſaid Account 


at the laſt April Meeting. 


| The ſubſequent Account of Jobn _ from January 15, 1762, to April 21, 
1762. 


EMERGENCIES. 


O Thomas Robinſon and partners for catch- 
ing moles on the North bank of Bedford 
from Earith to Welche's dam, as by agreement and 
receipt . N. 2. 
No voucher.— To John Piercy for 8 trips of 
pault fetched from Horſeway and laid on the 
Forty feet bank near Welche's dam in time off x 4 0 
high water, at 3s. per trip, as by bill and 1e. 

eipt — B. 1. N. 3. 
To William Holmes for carrying the bankers 


materials from Mepal and Earith to the work laſt i 


ſummer, and for haling an horſeboat (uſed as a? o 12 6 
Itage lighter) from Mepal to the ſaid work, as by 
lll and receipt — — B. 1. N. 4. 
To John Owen for carrying materials to the 
arehouſe, as by bill and receipt — B. 1. N. g. 


In all as by general bill and receipt, B. 1. N. 1. 64 8 


Noc general voucher. „ 
7 1 
lotted for this diſtrict — 275 16 1149 
E. 
xpended as above- 5 1 6 \ Saving 271. 28. 91d. 


Ditto as by printed Ef 
count — 243 12 83 . "*] 


Charles Nalſon Cole, 
Auditor, 


— 
= 


The ACCOUNT of 


JOHN WADDINGTON, Ela; 


Receiver and Expenditor General for that Part of the Middle Level 
under the Care of Thomas Golding, Officer thereof, ſubſequent to 
the laſt printed Account, examined and ſettled with the ſaid Account 


at the laſt Apri/ Meeting. 


4 ww ſubſequent Account of Thomas Golding, from January 15, 1762, to April 21, 
b 1702. 


&: r1pair and flag the North bank of Old Bedford river againſt Manea diſtri, upon condition the 
commiſſioners of the ſaid diſtrift advance the like ſum, aol. 


O JohnRobinſon and partners for 240 rods 
of ſilt laid on the ſaid bank, 4 feet wide, and 
foot thick, at 28. 6d. per rod 


7 
To ditto for 4 gang loads of gault (6 = 


ech time) laid on the ſaid bank, at 21. 5s. each 
1 pang load 
& lo ditto for 5 boat loads of ditto laid on ditto 
Near Welney, at 4s. 6d. per load 
10 ditto for 10 days work — low ad in 
1 e ſaid bank 


1 58 


O 0 


| 40 1 
14 moiety of which ſum being 20). 6s. 104d. has been FER 
be abovenamed commiſſioners ; ſo that the expengitor to 
Corporation has paid only the remaining moiety, as by bill 
N receipt — NI. 1. 


— — 20 6 10; 


EMERGENCIES. 


To Robert Cock and partners for catching moles 

i the North bank of Bedford waſh, and on the 

orth bank of Old Bedford river from Welche's \ 

im to Welney, one year, ending at Lady day, as 2 15 © 
agreement dis >. AM 1 

Jo Richard Pitchford for mowing weeds on the 

oth bank of Old Bedford river from Welche's T o 2 6 
m to Purl's bridge, as by agreement 


_ — 
LS n 


Carried over — 2 17 6 — 20 6 102 


4 C6: 6 


Brought over — 2 17 6 
To John Robinſon and partners for 6 lighters 
load of ſilt laid on the bridge at Welche's dam, 
and on the headings thereof, as by agreement and 
receipt B. 2. N. 2. 
To John Pearce for gault fetched from the 
Horſeway and laid on the Thirty feet bank to keep | 2 
the water from running over the ſame, as by bill 15 3 
and receipt B. 2. N. 3. 
In all as by general bill and receipt, B. 2. N. 1 ——— ——— - 


. 


7 9 
1 41 
Allotted for this diſtrict —— Sig 8 
„ 
Expended as above 28 4 7 173 17 1 Saving 39l. I1s. 62d. 


Tz 


Ditto as by printed 
account — $145 v0 


Charles Nalſon Cole 
Auditor, 


= ACUTOUNT of 


* HN WADDINGTON, Eſq; 


| Receiver and Expenditor General for that Part of the Middle Level 
| under the Care of John Scott, Officer thereof, ſubſequent to the 
laſt printed Account, examined and ſettled with the ſaid Account 
at the laſt April Meeting. 


"2 
4 
<4 x 
I 


we ſubſequent Account of John Scott, from January 15, 1762, to April 21, 
1562. 


To repair end flag the North bank of Bedford waſh from Welney to Langman's rails. 


VVT 
O William Whitmore and partners for 90? 

rods of ſilt laid on the ſaid bank, 4 feet wide 
at the bottom, 2 feet wide at the top, and 2 feet 
thick, at 28. gd. a rod 

To the ſaid Whitmore for levelling the top of 
the bank fit to lay the ſaid ſilt upon, and over. 
ſceing the work, at 2d. per rod ——ů— 

To John Lamb, — ht, for 3 weeks hire of 
a ſtage lighter for the ſaid fi wm, 2 38. a week, 
as by receipt 1. N. 2. 
To the ſaid Whitmore RP. partners for haviog 5 

J 


42 8 10 


9 1 6 


Wine ſaid lighter home to oy when the work was 
niſhed = 
To John Webb, blackſmith, for 9 barrow 
Wpindles, 48. d. 3 links and eſshooks for Bedford 
vors, 10d. a gatehook lengthened, 6d. an eſs- 
book, 4d. haſp and 2 ſtaples to the Tongs 
vors at Stowefalls, 1s. Together as by bill and 
FeCelpt — — K 
No voucher. To William Cheſterton for 1 thou- 
land hob nails, as by bill and receipt — B. 1. N. 4. 

| In all as by general bill and receipt, B. 1. N. 1. 


, . . 
ſtimate allotted — 140 © 


5. 
Wpended as above 14 5 
6 


to as by printed 
count 


? 

| 

Saving ol. 7s. 11d, 
| 

J 


— — 


dc Caries — 14 3 


10 


([ 101 


Brought over-ꝛqᷣ — 


To repair the North bank of Old Bedford river againſt 
Mell diſtrif?, upon condition the commiſſioners of the 
ſaid diſtrift advance the like ſum. 


To William Whitmore and partners for 260 rods 
of ſilt laid on the ſaid bank, 4 feet wide at the bot- 35 16 


tom, 2 feet wide at the top, and 2 feet thick, at . 
28. 9d. a rod 

To the {aid Whitmore for levelling the top of the 
bank fit to lay the ſaid ſilt upon, and overſeeing the 4 
work, at 28. per rod 
a ſtage lighter for the ſaid work, at 3s. a week, as 0 


by receipt — B. 2. N. 2. 
To Chriſtopher Milſon, carpenter, for mending 
of barrows, & c. as follows: To a day's work of 
2 men mending barrows and boarding a ſtage. 


To John Lamb, boatwright, for q weeks hire of | 


lighter, 48. 10 cheek boards, 5 ſlats, 5 head boards . d 16 8 


and a ſtay, 5s. 6d. 3 lb. of nails, 1s. 3d. 3 cheeks, | 
6 ſtays, Ilb. of nails, 15. 1d. Tn — * 13 
and receipt — — 

Earneſt at taking the ſaid ſilt work — @. 4:9 


_— 


| 39 13 0 
A moiety of which has been paid by the abovenamed com- 
miſſioners; ſo that the expenditor of this Corporation has paid 


only the remaining moiety, amounting to the ſum of 191, 168. 6d. 
as by bill and receipt — — B. 2. N. 1. 
„ 


Eſtimate allotted — 20 0 02 6 
Expended as above — 19 16 6 | Saving 38. 6d, 


EMERGENCIES. 


To Sutton Lee for catching moles on the North) 
bank of Bedford waſh from Welney to Welmore | 
lake, and upon the North bank of Old Bedford? 2 5 © 
river from Welney to the end of Upwell diftrict, 25 
as by agreement | 

To Chriſtopher Milſon, carpenter, for 2 rl 

9 1 0 


— — 


work at the Black ſluices at Upwell, as by bill and 
receipt — B. 3. N. 2. 
To the ſaid Milſon for work and nails at =} 
3 


lower doors of the Tongs waſh, as by bill and re- 
ceipt 


ALTER — B. 3. N. 3. 


— —— 19 16 b Dirt 


Carried over — 2 16 7 


* 
— 
—— ä - _— 
* 
- 


114 


1 
Brought over — 2 16 7 — 233 2 83 
Io William Fiſher, blackſmith, for iron work : 
at the Black ſluice at Upwell, as OO. , 
| T . 5. . 
2 ſtaples to the Black fluice — o o 8 
| x plate, 1 ſtaple, 104lb. ©. $0 
I new yoke, 2 rivets, 2 ſtaples, and 
* brads, 2 new bolts, 2 keys, 2 cot-> © 7 8 
ters, wt. 231b. Tn | 
| 1 old yoke altered and fixed — 0 2 6 
2 new rivets, 2 new ſtaples and brads — 0 1 6 
large ſtaple and chains fixed — © 1. 0 
n new ſpikes 0.4 0 
32 flat headed nails —— 1 
3 new cottrels o © 6 
8 
For 81b. of old iron at half price — 0 1 4 1 o 4 
1 — 
* Together as by bill and receipt, 
— _ B. 3. N. 1. 8 1 
= To John Maſon for carrying a letter to Maney, 
to inform John Hiam that Mr. Dunthorne at- 
tended to take up the work at Welmore lake 19 
dam — | 
14 all as by bill and receipt — B. 3. N. . !ł⸗ç24/2' 3 17 11 
8 0 4t 
1 > as OY 
Allotted for this diſtrict —— 386 7 71 


. 


Expended as above 


8 9 4; Savi 1. 78. gd. 
Vito as by printed i 15 * . 
count — 32 19 91 


Charles Nalſon Cole, 
Auditor, 


TE CCOUNT of 


| 70 HV WADDINGTON, Eſq; 


1 | Receiver * Expenditor sehe for that Part of the South Level 
under the Care of Robert Read, late Officer thereof, and Nobert 


Read, ſubſequent to the laſt printed Account, examined and ſettled 


1 
I with the ſaid Account at the laſt April Meeting. 
| 


n Aae Account of Robert Read, from January 15, 1762, to April 21, 
1762, 


EMERGENCIES. 


Ee TS TL ( 
O William Gilbert for mowing the weeds 
| a ſecond time on the South bank of Bedford > o 10 © 
from Over rails to Sutton gault 
Io Thomas Allerſon and partners} J. 5. d. 
ſor ſpreading 112 rods of ſilt on the 5 

Leagged ſide of the South n. © AY 
21d. per rod 
To John Gatward for las. mare 
drawing a fleak over the ſaid ſilt — We 
To ditto for 2 days work of his ) 
mare roading the Hundred feet river, „ © 2 © 

mitted in the laſt emergent bill - | 
Together as by bill and receipt — B. 1. N. 2. 1 6 4 
To Joſeph Thomas for 12 feet of oak'timber for 
liger for the bridge at Sutton gault, at 18. 8d. «| 
foot, as by bill and receipt — B. 1. N. 3. 
To John King, carpenter, for 4 days work = 


be ſaid bridge, 54. 7 day's work of a labourer, 
1s. 6. z days hire of a boat, 18. 6d. 8 
as by bill and receipt | 

To Martha Adams for 7lb. of nails 0 at * 
lad bridge, as by bill and receipt — B. 1. N. 5 

To William Gunton for 8 load of gravel for the j 
jad bridge, as by receipt B. 1. N. 6. 
To Richard Green for carriage of the ſaid wept | 


om Sutton to the ſaid bridge, as by receipt 0 
B. 1. N. 7 
To William Parſons for half a year's wages for 
ching moles on the South bank of Bedford from 
ver rails to Sutton gault, due at Michaelmas F 2 9 9 
161, as by receipt — — B. 1. N. 8. 


In all as by general bill and receipt - B. 1. N. 1. — 21 5 11 


n. 


D Carr ed over — 4 15 11 


ih Si. | 
$5, © $8.4 2 


| Brought over — —— 
| To William Parſons for half a year's wages 
| catching moles upon the South bank of Bedford "= 
| from Over rails to Sutton gault, due at Lady day ( 3 


1 


1 To Roger Bates for 1 year's rent of a warehouſe 
at Earith to lay the Corporation materials in, due 1 1 © 
at Michaelmas 1761 B. 1. N. 10. 


Together as by 2 general bills and receipts — —— 5 


| Allotted for this diſtrict w_ 124 4 83) 
1 
| Expended as above = 6 11 8 \ 


I Ditto as by printed 2 $126 13 24 
, account — 


6 Charles Nalſon Cole, WR 
; Auditor. 


at the laſt April Meeting. 


1762. 


To repair and flag the Sulh bank of Bedford from Mepal to Denver ſluicc. 


. & 
O Robert Ayres and partners for 2537 floors 
of earth taken off the Foreland and laid oy |} tr 
Ihe ſaid bank, at 2s. a floor 
To the ſaid Ayres for trimming a linge on mw - IF 
op of the ſaid bank 
To ditto for removing the materials twice — 0: ig -:0 
# Earneſt at taking the ſaid work 0 $$ 
Io John Lamb for 1 line, 4 ſtone glb. at gd. 
er Ib. and twine as by bill and receipt, B. 1. N. 2. N 
Io Everard Brown for deals, as — i 
| ©. $5 6 
Jo 10 12 feet deals, at 8s. — 8 90 
3 12 feet 2 inch deals, at s. —— 0 6 0 
i, 24 feed yeofers, at 25. „ a 0.4.0 
| ogether mY bill and * 6 — — 40 6 
o William Denſton, carpenter, for new barrows 
u mending, &c. as follows: 1. „% & 
Paday's work 1 man mending barrpws o 10 
ſtuff to mend the barrows—— 0 13 < 
nding truſſels — — — 0 1 0 
argc truſſel — — 3 
oss — — o 16 © 
| N arrows — O 8 O 
WE) 5 work of a man at Witcham 7 8 
ridge tunnel — „ 
90 — kk — ES 
to 2 labourers — o 2 0 
o 2 ditto — — 98 
John Winter for a boat — 0 0 6 
Vork of 2 men at Witchford * 
Eidos 34 
: = and wheels — 1 10 O. 
ether as 
FP nin} — 26 


** 


TW ACCOUNT 


; The ſubſequent Account of Philip Carothorne, from January 15, 1762, to April 21, 


Carried over = 35 


7 


5 


of 


70 HN WADDINGTON, Eiq; 


Receiver and Expenditor General for that Part of the Serb Be 
under the Care of Philip Cawthorne, Officer thereof, ſub'equent to 
the laſt printed Account, examined and ſettled with the ſaid Account 


. 


[ 26 


1 4 

; rought over — 35 

To James Eagle, blackſmith, for ſhoeing and as 

buſhing barrow wheels and barrow ſpindles, as by VP" ..0 

bill and receipt — B. 1. N. g. 
7 


EMERGENCIES. 


To Thomas Harriſon and partners for mowin 
the flagged fide of the South bank of Bedford 


bank below Mepal, ſecond time, as by agree- T 7 9 
ment e 

To the ſaid Harriſon for catching the moles on | 
the Hundred feet bank, as by agreement — 3 


To Robert Bennington for a brand, as by bill G 
and receipt — B. 2. N. * ho 
To Edward Miller for iron work for a crane, as 
by bill and receipt — B. 2. N. g. 5 
To James Eagle for a large flat file, nails, &c. Ro 
* as by bill and receipt Bea. N. 4. 1 3 2 
10 Thomas Green for gravel and fetching gravel 
to Mepal bridge, as by bill and receipt, B. 2. N. 5. c 
To John King, carpenter, for mending Mepal 
bridge by Lowe Owen's oO 1.0 
half a day's work himſelf and a 
man at ditto _ 5 3 
21b. of ſpikens for ditto o o 10 
half a day's work himſelf and? 
| man at ditto .. 
3lb. of ſpikens at ditto 
1 day's work himſelf at ditto — 
21b. of ſpikens 
Together as by bill and receipt, B. 2. 
| N. 6. „ Yo P25 
To John Ayres 1 day ſtopping mog holes on the 6 
ſaid bank BY F 0 2 
To John Lamb for 41 feet of oak timber, at 
$148 r 


O 


0 10 


000 
to 
O 


— 


18. 6d per foot, cut for poſts to keep the carts from 
off the ſaid bank, as by bill and receipt, B. 2. N. 7. 


— 10 9 6 


5. 
Allotted for this diſtrict —— 180 © o 

& i Mo | 5 
Expended as above 46 3 1 126 10 42 Saving 43l 98. 753d. 


Ditto as by printed 
account 2 7 90 6 


| "EPR Nalſon © 
Auditor. 


ACCOUNT of 


| JOHN N ADDINGTON, Ela; 


Receiver and Expenditor General for that Part of the Sou Level 
under the Care of Joh Stubbins, Officer thereof, ſublequent to 
the laſt printed Account, examined and ſettled with the faid Account 
at the laſt April Meeting. 


Ine ſubſequent Account of Jon Strbbins, from January 15, 1762, to i 21, 
1 | 1762. 


repair the North bark of Mildenball river above Baldwyn's load, upon condition the Mildenbol“ 
I commiſſianers advance the like ſum. 


O William Taylor and partners, for 2 thou- 
und 43 tons of clunch carried from the pit 6 
Weſtrowe and laid on the ſaid bank, at 1s. 2d. a ent GN 


docking into the pit for the better getting up 


Lo ditto for making a ſluice at the entrance of 
| | n 
clunch, as by agreement 


121 6 
2 moiety of which ſum being 60!. 118. gd. has been * 
che abovenamed commiſſioners; ſo that the expenditor to 
Corporation has paid only the remaining moiety, being 
is. gd. as by bill and receipt —_ DB, I. N. i. 


— 60 11 9 


J : q. 5. d. | 
nate allotted 60 o 02 1 
ended as above 60 119 FExces 0 . gd. 


: pair the Weſt bank of the Ouſe from Little por: 
3 to Littleport chain. © 


c. 28, and 29.— To John Dewſbury for 2 

W works carrying old boards from Ely to the | 
bank, cutting them fit, and driving them > o 2 4 
3 2 tunnels that were in danger of 


a days boat hire 


_ o 0 6 


* Carried over = 0 2 10 


— - — — = — o - — N - K - 
— — I Loa — . — as . T. =, >” - —_—  - = — — 
. p s 8. 4 " + Ef Mays 1 gh _— "Xp d — — = 2 — 8 


— N —— — 
_ 


* 


1 - 1 3 


Brought over — © 2 
To William Caſbourn and partners for carrying 
10 tons of earth from Roſſwell hill to the ſaid a 


O 10. 
nels, at 1s. a ton — — 1 
March 4 — To ditto for carrying 32 tons 
of earth from Roſſwell hill to the ſaid bank, 0 1 12 
ſtrengthen weak places therein, at 18. a ton — 


March 8, and 9.— To John Wilſon, Fhomas 
Leyton, and William Leyton, for 2. days works 
each carrying litter to keep the beat of the water off (. 7 
the ſaid bank, at 1s. 2d. a day — 

1 To 2 days | hire of 2 helm boats to carry mM 
ame — 

To John Dewſbu for a day's work ſtaki 
down the faid litter x : _— 

To 1 day's hire of a boat to carry the ſtakes - 0 © 
To Francis Thorpe for 9 hundred of reed to 


flake down againſt the ſaid bank, as by bill and f 1 2 
receipt B. 2. N. 2.) 
March 26, and 27.— To John Dewſbury, John) 
Pate, and Matthew Gooby, for 2 days work each“ 0 7 
making ſtakes and ſtak ing down the ſaid reed — 
For 2 days hire of a boat to carry Wn _ NE 


ſtakes 
To the aforeſaid Caſbourn and partners for wt 
641 tons of earth from Roſſwell hill to the brat 3 4 
bank, to make up ſome laſh'd places therein — 
April 2.— To John Dewſbury, John Pate, 5 
Matthew Gooby, for a day's work each mak ing 


ſtakes and taking down reed 1 pet the ſaid 7 3 


bank — — 

To a day's boat hire for ditto | 0 o 

To ſaid Caſbourn and partners for - bay carrying 
4.4%. tons of earth from Roſſwell hill to the ald 50 
bank — 

To Edmund Clarke, carpenter, for half a \ day 's 
work of ſelf and 2 men ſtaking dawn deals .. 
a weak place in the ſaid bank . 
for 4 Finland deals, 10 piles, 1 of nails, 118. 9d. 
Together as by bill and receipt — B. 2. N. 3 

To Thomas Abbot, carpenter, for 1 
ing the dam at Ferry bridge, as follows: — Ten 
Finland battens, 10s. 10d. piles, gs. ilb. e 0 16 
5d. work, 2s. Together as of bill and af 3 
ceipt — — B. 4. N. 4 71 

To John Walker for cradging the ſaid bank! 
when the water was ready to run over, as follows: 
March 2.— To the widow Field for litter and her 
ſon's cradging, 28. To ditto for litter, faggots, } 
and her ſon's cradging, March 16, 5s. To Francis at 4 
Scotten for 2 h 31 ⁊ of reed, ſome litter, and | 
himſelf and fon cradging, 7s. 8 labourers cradg- 
ing 1 day each, 8s. 16 faggots, at ad. each, 28. 8d. 
To ther as by bill and receipt — B. 2. N. 5.. 

To John Smith and partners for carrying the 
old wood of Sedge fen bridge to the warehouſe at 
Ely when the ſaid bridge had fallen down, as by ( 8 


2 4 


the Plow, 28. 6d. © 14 


aA  _+4 


3 


receipt — 5 B. 2. N. 6. 120 


Carried over — 12 15 


— _ —  — 


\ * 
— "oy 
po 
| . 
6 he ; — — * 60 | 2 
TT © 
M oY 4 
7 


receipt 


In all as 


Alone for this dine, = —— 527 17 747 


To Henry 
warchouſe to lay the Corporation materials in, due 


at Lady 4 


[ 19 ] 


J. 1 J. J. d. 2 8 


Brought over — 12 18 6 — 60 11 9 


To John Dewſbury and Thomas Eaden for row- 
ing Mr. Dunthorne and John Stubbins to Little- 


port, by Prickwillow, to view the banks, as by „ 


— B. 2. N. 7. 


Morley, Eſq; for a year's rent of a 
laſt, as by receipt — B. 2. N.8. 
y general bill and receipt, B. 2. N. 1. 

' yy 4 
. 


R 
8 eto ee $453 9 7 527 19 I 


account 


TIP 


—— = — — — 13 17 9 


| | 
Exceeds 18. 55d, 


Charles Nalſon Cole, 
Auditor. 
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The ACCOUNT of 
FOHN WADDINGTON, Elq; 


| Receiver and Expenditor General for that Part of the South Level 
under the Care of William Tolelove, Officer thereof, {ubfequent to 
the laſt printed Account, examined and fettled with the faid Account 


at the laſt April Meeting. 


he ſubſequent Account of William Tokelove, fiom January 15, 1762, to April 21, 
1762. 


o repair the North bank of Brandon againſt Feltwell diſtri, upon condition the commiſk-ners of tho! 
| | difirie? advance the like ſam. 


J. 4. d. L. 5. 4. 4 5. d. 
O John Ward and partners for carrying and 
laying 14 trips of ſilt upon the North bank ho 6 


pf Brandon againſt Feltwell diſtract, 16 tons to the 2. 
hip, at gs. 6d. per trip — 
Io Francis Parſons for laying 26 floots of earth; 
Ind flag upon the ſaid bank, at 18. 6d. a floor, asf I 19 © 
Dy bill and receipt B. 1. N. 2.3 
8 12 © 


A moiety of which ſum being 41. 6s. has been paid by the 
Povenamed commiſſioners ; ſo that the expenditor to this 
Forporation has paid only the remaining moiety, being 4]. 6s. 
by bill and receipt — — — B. 1. N. 1. 


EMERGENCIES. 


Lo John Ward and partners for 19 days works 

WS himſelf, man, and horſe, g bghters and a boat 

ching ſilt, haſſocks, and. liiter to the North bank? 6 3 6 

BS Brandon above Feltwell diſtrict in the time of 

e flood, at 6s. 6d. a day, and allowance  — 

Þ 0 

Io John Clarke for nine ſcore of 

„ 2 faggots, at 2d. each — F CE. 

to ſeven ſcore longer fa | 

I * 3d. each „A rap ay uy N 

logether as by bill and receipt, | : 
TY F B, 2, 8 A 3 39 


—— ͤ — — — H — — — m__—  _—— 


— Carried ever — 9 8 6 —— . 


[ 22 ] 


& .& 

Brought over — 9 8 6 
3 
To Robert Clarke, carpenter, for . 

460 ſeet of rails, &c. at 2d. a foot - 9 4 
Ditto 2 men half a day 09-39 
Ditto carriage of the above _ &c. 5 * Wy 
to boats 3 

Ditto 210 feet of rails, &c. at at 2d. foct - 0 8 9 
Ditto carriage ditto to boaat —— © 1 06 


Together as by bill and receipt, B. * eee 4 
N. 


To John Robertſon for 4 loads of litter, as by '} 


MR 


U ill and receipt B. 2. N. 4 916 » 

To William Wiffen for litter, as 1 welt 3 0 

. N. 

To Gregory Porter for 13 — heads for & 4s "5 
ſtakes, as by receipt B. 2. N. 6. 

To John Low tor himſelf and team catrying 1 12 0 
haſſucks, as by receipt B. 2. N. . 

To ditto for ale for labourers, as * receipt 
— — , 2. N. 8. c 

To John Ireland 2 days work 1 


To John Hall g days work, at 1 
Ditto 34 ditto, at 146. 
To James Low 4+ ditto, at 1 5d. 
Ditto 20 ditto, at 14d. 


_- 
FF ©D 0 
9 ＋ 


0 


by 
n on w 


— — 
— — 
— — — 
— 
— — 
— — 


O 
O 
0 
by 
0 
I . 
To Nathanael Bacon 14 ditto, at 15d. o 1 10 
To William Barfoot, ditto, at ditto © 1 10 
Ditto 31 ditto, at 14d. 44 
To 7 labourers cradging part of an afternoon — 0 3 6 
To 5 ditto in the night 2 
To John Shinkfield, junior, 7 days, at gn — 0 8 2 
ti Ditto, ſenior, 3 days, at ditto 0 3 6 
1 Ditto 40 days hire of 2 boats, at 4d. a . a day 0 13 4 
each, as by bill and receipt — B. 2. N. * 3 
To Henry Whiteman 52 days work o 6 5 
Ditto and 2 labourers + day each -- —— ©: $i: 
To William Bradford 35+ days work —— 2 1. 5 
|: To Francis Parſons 4 ditto — 05S 8: 
| 10 John Morley 33 ditto | | 148 6 
To Jeffrey Miller 28 ditto — „ 
To William Tokelove, junior, 13 ditto — 0 13 0 
To Philip Guyrick 13 ditto — e 
To 1 Steele 13 ditto O 15 2 
To William Dams 6 dittos — — 0 7 9 
To Thomas Dazely 6 ditto — 3 
To Joſeph Folkes 2 ditto — 1 
To Henry Howlett 2 ditto —̃ 4 
To Henry Barfoot 2 ditto” : f ——: « EW 1 
To John Beauton 17% ditto — — 5 
To William Pryer 7 ditto —_—— 0... . 
Ditto 2 days boat — — 9 o 8 
To Simon Riches 6 days F 
Ditto his man 16 ditto — — 0 160 
Ditto 29 days, 2 boats, at 4d. each — B. 2. N. 13. 0 9 8 
To William Laws 5 days — 0 
Ditto his ſon 31 days — — 111 0 
O 2 


\© 


Ditto 27% days boat, at c. 


Carried over — 37 19 7 — 


[ 23 ] | 


Brought Over — 37 19 
To John North 4 days — 4 
Ditto 36 ditto boat, at d. — B. 2. N. 11. 0 12 
To John Parſons 3 ditto 
To William Ward 2+ ditto — 
To Samuel and William Field 4 ditto . 
To Richard Holding, Adam Shallon, and c 


14 


Joſeph Rudham, 4 days each 
To James Rudham 2 days 
Ditto 4 days boat 
To John Lowe and Henry Wood 3 days each — 
Paid for ale as an allowance 
To Mr. Grimmer's man and Mr. Thickpeny's 
man a day each 
To John Low and Timothy Ruſſel 2 boats a day — 
To Thomas Ward a boat 3 days — 
To John Morley for 18 nights lodging — 
To 6 labourers for a night's ditto 
Io Thomas Ward and Henry Archer æ day 
& cach and boat Ga 
Io Thomas Ward 2 days work, — 
Ditto 1 day — — 
To John Ward for carriage of 3 hundred ſedge - 
Io John Leach for catching moles, as by re- 
ceipt B. 2. N. 12. 
In all as by bill and receipt — B. 2. N. 1. uU — — 42. IT 3 


——  O— 
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1 GO q AOA _ AO» +> 0 & O cw A 


| © 6d 
FA llotted for this diſtrict —— 226 13 8 9 
| „ | 
xpended as above - 46 17 3 Saving 221. 6s. 5d, 
Ditto as by printed 155 - | | 
count — . | 


Charles Nalſon Cole, 
Auditor. 
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